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CONFIDENTIAL LENINGRAD 1 155 

EO 11652XGDS-3 
TAGS: ASEC, UR 

SUBJ: STATUS OF ACRS, LENINGRAD 

FRANKFURT FOR RTC, DEPARTMENT FOR A/SY/T, MOSCOW FOR RSO 

1. THIRD FLOOR ACRS, 9/15 AND 6X9, ARE COMPLETED; HOWEVER, 

FRESH AIR SUPPLY IS PROVIDED BY A WHISPER FAN FORCING OUTSIDE AIR INT 
O 

9X15 AND STALE AIR IS EXHAUSTED, BY DUCTING, INTO 6X9. FROM 
6X9, STALE AIR IS EXHAUSTED INTO PARENT ROOM. OBVIOUSLY, BOTH 
ROOMS ARE UNCOMFORTABLE BECAUSE OF NO TEMPERATURE CONTROL AND POOR 
AIR CICULATION. APPARENTLY NO AIR CONDITIONING UNIT WAS PRO- 
GRAMMED. SUFFICIENT DUCTING MATERIAL IS ON HAND TO CORRECT THIS 
DEFICIENCY. INFORMATION IS REQUESTED AS TO AVAILABILITY OF EITHER 
A FEDDERS OR CHRYSLER AIR-TEMP A/C UNIT, WITH TEMPERATURE CONTROLLING 
HEATING ELEMENT. IF NOT AVAILABLE, REQUEST PROCUREMENT PROCEDURE. 

2. REGARDING FIFTH FLOOR ACR, 12X15, OTHER THAN MINOR 
CORRECTION, IT IS VIRTUALLY COMPLETED. A FEDDERS A/C UNIT 

IS PROVIDED AND INSTALLED; HOWEVER, UNIT REQUIRES SOME ADJUST- 
MENTS WHICH IS PROGRAMMED FOR CORRECTION BY A SEABEE FROM MOSCOW 
THIS COMING WEEK. THIS UNIT DOES NOT HAVE A TEMPERATURE CONTROLLED 
HEATING ELEMENT. CAN ONE BE INSTALLED? IF SO, REQUEST PROCURE- 
MENT PROCEDURE. 

NEUBERT 

CONFIDENTIAL 
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